ಥು 
ರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷ 


ತು 


ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪಶ್ನೆ ಸಂಖ್ಯೆ 637(707) 

ಸದಸ್ಯರ ಹೆಸರು ಶ್ರೀ ಎನ್‌. ರವಿಕುಮಾರ್‌ (ವಿಧಾನಸಭೆಯಿಂದ 
ಚುನಾಯಿತರಾದವರು) 

ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕೆ 22/02/2022 


ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳು ಯಾವುವು? 


2021-22) 


ದಾವಣಗೆರೆ ಜಿಲ್ಲೆಯ ಜಗಳೂರು ತಾಲ್ಲೂಕಿನ ಜಗಳೂರು 


15 


He ತಿಯ 15ನೇ 


ಪಂಚಾಯಿತಿಯಲ್ಲಿ ಅಯೋಗದ 


ಅನುದಾನದಡಿ ಕೈಗೊಂಡ ಕ ಕಾಮಗಾರಿಗಳು ಕೆಳಕಂಡಂತಿವೆ. 


ಪಟಣ 
ವಚಿಣ 
] 


p 
ಹಣಕಾಸು 


1: ಕುಡಿಯುವ ನೀರು ಸರಬರಾಜು 


ಉತ್ತರಿಸುವವರು ಮಾನ್ಯ ಪೌರಾಡಳಿತ, ಸಣ್ಣಿ ಕೈಗಾರಿಕೆಗಳು ಹಾಗೂ 
ಸಾರ್ವಜನಿಕ ವಲಯ ಉದ್ಯಮಗಳ ಸಚಿವರು. 

ಕ್ರಸ ಪಶ್ನೆ ಉತ್ತರ 

ಅ) | ಗಾಮ ಪಂಚಾಯತ್‌ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ನಿಯಮಾನುಸಾರ ಕಂದಾಯ `ನಷೇಶನಗೌಗೌ ವಾತಾ" 'ನೀಡಲು" ಪಸುತೆ 

E - ಮನೆಗಳನ್ನು ನಿರ್ಮಿಸಿ. "ವಾಸ ಮಾಡುತಿ ತ್ತಿದ್ದ: ನಂತರ- “ನಿಯಮಗಳಲ್ಲಿ ಅವಕಾಶವಿರುವುದಿಲ್ಲ. ಎ ಅ ವ 
ನಗರಸಭೆ, "ಪಟ್ಟಣ ಪಂಚಾಯತ್‌ ಪುರಸಭೆಗೆ |. 
ಸೇರ್ಪಡೆಗೊಂಡರೆ ಕಂದಾಯ: ನಿವೇಶನವೆಂದು 
ಖಾತೆಯಾಗದಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ 
ಬಂದಿದೆಯೇ; ಇದರಿಂದ ಲಕ್ಷಾಂತರ ಬಡವರಿಗೆ 

ನ್ಯಾಯವಾಗುತ್ತಿರುವ  :ಕುರಿತ್ತು ಸರ್ಕಾರದ 
ನಿಲುವೇನು; 

ಆ) | ಕಂದಾಯ. ನಿವೇಶನದಲ್ಲಿ ಮನೆಗಳನ್ನು ನಿರ್ಮಿಸಿದ ಸ್ಥಳೀಯ ಯೋಜನಾ ಪ್ರೆದೇಶ' ಘೋಷಣೆಯಾಗಿ "ಮಹಾ 
ಬಳಿಕೆ ನಗರಸಭೆ, ಪಟ್ಟಣ ಪಂಚಾಯತ್‌, ಪುರಸಭೆಗೆ | ಯೋಜನೆ  ಅನುಮೋದನೆಯಾಗಿರುವ ಪ್ರದೇಶಗಳಲ್ಲಿ ದಿ: 
ಸೇರ್ಪಡೆಗೊಂಡರೆ ದಂಡ ಪಾವತಿಸಿ | 19.10.2013 ರ ಮುಂಚಿತವಾಗಿ ಬಂದಿರುವ ಎಲ್ಲಾ ತರಹದ 
ಸಕ್ರಮಗೊಳಿಸಬೇಕು ' ಎಂಬುದಾಗಿ ಆದೇಶ | ಅನಧಿಕೃತ ಅಭಿವೃದ್ಧಿಗಳನ್ನು ಸಕ್ರಮಗೊಳಿಸಲು ಸರ್ಕಾರವು 
ಹೊರಡಿಸುತ್ತಿರುವುದು. ಬಡವರಿಗೆ ಮಾಡಿದ ಅಧಿಸೂಚನೆ ಸಂಖ್ಯೆ: ನಲಇ 556 ಮೈಲಅಪ್ರಾ' 2013(1) 
ಅನ್ಯಾಯವಲ್ಲವೇ: ಈ ಕುರಿತು ಸರ್ಕಾರದ O:28.05.2014 09 Karmataka. Town and Country 
ನಿಲುವೇನು? Planning (Regularisation of unauthorised Development or 

Constructions) Rules, 2014 ' ಅನ್ನು ಜಾರಿಗೆ ತಂದಿರುತ್ತದೆ. 

; ಸದರಿ ನಿಯಮಕ್ಕೆ ಮಾನ್ಯ ಸರ್ವೋಚ್ಚ ನ್ಯಾಯಾಲಯವು ; 

SLA(c) No(s}.957/2017 ರಲ್ಲಿ ದಿ:13.07.2017 ರಂದು 

ಮಧ್ಯಂತರ ತಡೆಯಜ್ಞೆಯನ್ನು ಮುಂದಿನ .ತೀರ್ಪಿನವರೆಗೂ 

ಮುಂದುವರೆಸುವಂತೆ ಆದೇಶ ನೀಡಿರುತ್ತದೆ. ಈ ಹಿನ್ನಲೆಯಲ್ಲಿ 

ಯಾವುದೇ ಅನಧಿಕೃತ ಬಡಾವಣೆಗಳನ್ನು ಅಧಿಕೃತವಾಗಿಸಲು 
| ಪ್ರಸ್ತುತ ಅವಕಾಶವಿರುವುದಿಲ್ಲ. 

ಪ್ರ ನಾವನಗರಪನ್ಲಹ ಎಗರ ಪಮೂಕನಲ್ಲಿ | 15ನೇ ಪನನಸಾ ತಷನಗದ ನನದ 


ಘನತಾಜ್ಯ ವಸ್ತು ನಿರ್ವಹಣೆ 
ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ' 
೨ ಧ 
ಮಳನೀರು ಚರಂಡಿ | 
ಉದ್ಯಾನವನ ಮತ್ತು ಹಸಿರುಜಾಗ ಅಭಿವೃದ್ಧಿ 
ಸ್ಮಶಾನ ಅಭಿವೃದ್ಧಿ 
ಇತರೆ ಮೂಲಭೂತ ಸೌಕರ್ಯ ಅಭಿವೃದ್ಧಿ 
ಕಾಮಗಾರಿಗಳು 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-01 ರಲ್ಲಿ ಒದಗಿಸಲಾಗಿದೆ. 
ಎಸ್‌.ಎಫ್‌.ಸಿ ಅನುದಾನ: 
ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ. ಎಸ್‌.ಎಫ್‌.ಸಿ. ಕುಡಿಯುವ ನೀರಿನ 
ಅನುದಾನ ಹಾಗೂ ಎಸ್‌.ಎಫ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾನದಡಿ 


mone WN 


"| 2018-19 “ರಿಂದ"2020-21' ನೇ ಸಾಲಿನವರೆಗೆ ಕೈಗೊಳ್ಳಲಾದ" 


ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-02ರಲ್ಲಿ 
ಒದಗಿಸಲಾಗಿದೆ. y 
ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) ಯೋಜನೆ: 

ದಾವಣಗೆರೆ ಜಿಲ್ಲೆಯ ಜಗಳೂರು ಪಟ್ಟಣ ಪಂಚಾಯಿತಿಗೆ 
ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) 3ನೇ ಹಂತದ 
ಯೋಜನೆಯಡಿ ಅನುಮೋದನೆಯಾದ ಕಾಮಗಾರಿಗಳ 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ - 03ರಲ್ಲಿ ಒದಗಿಸಲಾಗಿದೆ. 


ಸ್ಪಚ್ಛ ಭಾರತ ಅಭಿಯಾನ ಯೋಜನೆ: 
ಕೇಂದ್ರ ಪುರಸ್ಥತ ಸ್ವಚ್ಛ ಭಾರತ ಯೋಜನೆಯಡಿ ದಾವಣಗೆರೆ 
ಜಿಲ್ಲೆಯ ಜಗಳೂರು " ಪಟ್ಟಣ ಪಂಚಾಯಿತಿಯಲ್ಲಿ ಕೈಗೊಂಡ 
ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ- 4ರಲ್ಲಿ 
ಒದಗಿಸಲಾಗಿದೆ. 


ಸಂಖ್ಯೆ: ನಅಇ 45 ಜಿಇಎಲ್‌ 2022(3) 


# 
pS 
ಎನ್‌. ನಾಗರಾಜ (ಎ 
ಪೌರಾಡಳಿತ, ಸಣ್ಣ ಗಾರಿಕೆಗಳು ಹಾಗೂ 
ಸಾರ್ವಜನಿಕ ವಲಯ ಉದ್ಯಮಗಳ ಸಚಿವರು 


Ca707 
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Details of works taken up by JAGALUR TP under 15th Finance Commission Basic Grants (2020-21 and 2021-22) 
i ೯ ik Re Rs. in Lakhs 
Town Estimate | Expenditure 
SNe Name Sector Name | Work Nalns cose ‘Cost Work Status 
' {5th Finance Commission Grants FY 2020-21 
1 Jagalur es Development of park at meka surya narayan layout in 12th ward 6.50 6.49 Work Completed 
Parks and - ನನ ) } - 7 
2 Jagalur Gardens Development of park at ujjami roac and gangarnbika badavane 6,10 5.07 Work Completed 
3 Jagalur Roads Construction of cc road frorn nagaraja house to honnur sab house 5.00 0.00 Work Started 
4 Jagalur Roads Construction of cc road frorn 11th ward dvg road to 12th ward mallikarjiunappa 11.79, 0.00 Work Started 
5 Jagatur ಔಂ೩ds Construction of cc road from jcr badavane main road to gangadhrappa lecture house 3.41 0.00 Work Started 
_ in 13th ward f 1 
8 Jagatur Roads Construction of cc road fromm nailikatti dodda borayya house to malathi coilege main 500 0.00 Work Started 
road in 16th ward 
7 Jagalur Sod Waste Constructibn of cc road at swm landfill site 14.50! 11.49 Work Completed 
Management | ಸ ಗ 
8 Jagatur Solid Waste Construction of compound wall at swm landfill site 20.00 19.45 Work Completed 
Management : 
Storm Water [Construction of cc drain and deck slab from kumaraswamy master house to ಥ್‌ 
9 Jagaiur ; p , 2.20 2.19 Work Completed 
Drains hanumanthappa house in 16th ward | 
10 | Jagatur Storm Water Construction of cc drain and deck slab from beside urdu school to mustafa gujani 10.00 399 Work Completed 
* Drains shop at 3rd ward 
7 ್‌ - ನ NT 
14 Jagalur Storm Water Construction of ingu gundi and instalition of NP3 pipeline frorn anganwadi to thotha at 3.00 296 Work Completed 
Drains rangahantha badavane 
12 | Jagalur Storm Water Construction of cc drain and deck slab from shsatri shivanna house to reshma house |. 10.00 10.00 Work Completed 
Drains in 14th ward } , 
13 | Jagalur | Water Supply [Grill werk and supply 0f 25HP 02 notar pump to pumphouse at 17th ward 6.00 5.34 Work Compteted 
44 Yagatur | Water Supply MS Pipeline work and stalaton of Cl valve from shivapraksh reddy doctor house to 15.00 13.94 Work Completed 
ambedkar school overhead tank 
- ದ : ಇ 3 ನ I R ಸ ¢ ಕ್‌ ಇ ನ್ನ 
15 | 19a ur | Water Supply MS Pipeline work and instailation of Cl vaive from JD Rangappa house to manjunatha 500 496 Work Completed 
Ko: badavane tank ನ _ ಲ 
Pipeli i ati ft Cl efr J 
16 Jagalur | Water Supply MS ipeline work and installation ರ valve from tank near ambedkar school to 2.00 1.99 Work Completed 
gogud rajanna house to marenahalli cross ಗ 
GF PEST ಸಾ § ದ WE ವ _ F 
; at from a Ita 
17 | Jagalur | Water Supply [El ine work and installation of C1 valve from ambedkar schoo! tank to kallu 200 : 1.99 Work Completed 
18 | Jagaiur | WaterS Pipeline work from pk ningappa house to nagamma house 1.50 1.50 Work Completed Kl 
BUEN: enti al Subtotal] 126.00 98.33 ಸ 


| 
| 
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Details of works taken up by JAGALUR TP under 1 


|] 
5th Finance Commission Basic Grants (2020:21 and 2021-22) 


Rein Lakhs 7 
Town | ” Estimate | Expenditure 
S.No) Name Sector Name, oo Work Name Cost Cost Work Status 
; 15th Finance Commission Grants FY 2021-22 
— 
1 Jagatur Other Works |Construction of compound wall at swm landfill site 5.00 0.00 Work Completed 
2 Jagalur Other Works Installation of gps to tata ace auto tipper tractor and jcb 2.75 0.00 ಗ ಗಂಗರ 
_ R ocess 
3 Jagalur_ ; Other Works Fixing of gate at swm landfill site 1.00 0.87 Work Completed 
: 4 Jagalur Roads ' Construction of road at swm landfill site 5.00 _ 4.44 Work Completed 
Ns) Jagalur Roads Construction of cc road at swm landfill site 14.78 0.00 Under Tender 
» fy _ Process 
6 Jagalur | Water Supply Construction of sump to pump house at 17th ward abdul latif layout 20.00 0.00 Work Started 
ರಾ ರ್‌ -- ರ್‌ fe — 
7 Jagalur § Water Supply | Pipeline work frorh borewell to pump house at 17th ward abdul latif badavane 8.50 0.00 Work Starled 
m — T- » - - J 
[2 agalur Bridges Development of hindu burial ground at challeker road 4.90 0.00 Work Started 
9 Jagalur Roads Construction of box drainge infront of shetty basavarajappa house to gundappa house 1.20 0.00 Wor Started 
10 | Jagalur Roads Construction of cc road from neharu road to cld bovi hostel in 5th ward 1.20 1.20 Work Sompleted 
11 Jagatur Roads Construction of cc road from mahendranna house to vajanna house in 2nd ward 1.20 1.19 Work Dompleted 
“la. K - F ಗ ~ - - ಬ 
12 | Jagalur Rಂ೩ds Construction of cc road from veerbhadrappa ex president house to ganesh temple in 120 {19 Work Completed 
| 15th ward 1 
le R - R pe 
13 | Jagakr Roads Construction of cc road infront of shadimahal to bovi hostel in 5th ward 1.20 IR 1,20 Work Completed 
14 | Jagalur Storm Water Repair of cc drain from and construction of deck slab beside kalmatt hospital in 7th 1.20 000 Work Started 
Drains ward & R 
Storm, Water ] h 
15 | Jagaur | ° Drains Construction of cc drain and deck slab in front 0 kavalara jayanna house in 4th ward 1.20 _ 0.00 Work Started 
186 Jagalur Som Water Construction of cc drain from mutton market ot kulumi reharnn sab in 8th ward 1.20 0.00 Work Stated 
‘| Storm Water | . NO | SNES , TT OT 
17 | Jagalur Drains Construction of cc drain from khairunnesa house to bekari jabiulla house in 9th ward 1.20 0.00 Work Started 


Page 2 
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Details 0f works taken up by JAGALUR TF under 15th Finance Commission Basic Grants (2020-21 and 2021-22) 


Page3 


L "Rs. in Lakhs 
ಬ [ವ 
Town Estimate | Expenditure ಮ್ನ 

S.No ume Sector Name ಹ Work Narne Cost Cost | Work slats | 

18 Jagatur ಮ Constructidn of cc drain from neelamma house to pujar rangaijja House in 11th ward ' 120+ 3 0.00 Work Started 

19 Jagatur Storm Water Construction of cc drain from behind n-adhu hcuse to main road to indira badavane in 3.20 0.00 Work Started 

) Drains 12th ward ' pe : 
T ರ್‌ ಸ್‌ ೫ Ni is: ry ಇ ವ 
20 Jagalur ರ Construction of cc drain behind shrematha school in 13th ward 1.20 , 0.00 Work Started 
2 Jagatur. Storm Water Construction of ce drain from 5iರರಡಧಧತ house to chandra naik house in 120° 0.00 Work Started 
Drains sharabasveshwara badavane in 16th ward _ 3 
— ವ ರಾ - NE TE § 
22 Jagalur pT Construction of cc drain from hanumanthappa house to dastgeer house in 17th ward 1,20 : 0.00 Work Started 
ol F ip ಸ 
23 | Jagalur | Street Lighting |Installation of LED fights in 1st ward 120 "| "1.02 Work Completed 
— i 4 — 

24 Jagalur | Street Lighting |instatlation’ of led light at 10th ward 120 1: 11.02 Werk Completed 

25 Jagalur | Street Lighting installation of ed light at 14th ward £20 1.02 :| Work Completed 
pe ವ ನ್‌ L —— ಃ 

26 Jagalur | Street Lighting jInstallation; of led and iubelights in 18th ward : 420 1,02 Work Completed 

27 Jagalur | Water Supply [Pipeline work from pump house at 17th ward abdul! latif badavane to old pump house 6.00 :5.99 Work Completed 

28 Jagalur | Water Supply iScienti’ically cleaning of JSLR and overhead tank 3.50 ' 2.89 Werk Completed 

"| ನ RT ಸ subtotal| . 95.00. 23.03 ಮ್‌ 
ಗ MY AN "TOTAL 221.00 121.35 


ಬಲ್‌ ಲ 


WoEkwise Progress of SFC UNTIED 2018-19 Report x 


RE Rs. in Lakhs 


. ' Estimate | Expenditure Work 
S.No ’ District Town Name ULB Type | Sector Narne | Work Name ರ Ee ‘ork Status 
| K-. 4 
I ಮ R ಲಾ ನಾ ರಾ ಸ ನ್‌್‌ ನ f 7 Work 
i Davanagere Jagalur TP Buildings {Construction of Dining hall for $.C category Chalvadi Student hoste! 1.6 2.39 Competed 
ke pe ಮ _ ——— | ಸಾಸ Work 
2 Davanagere Jagalur TP Other Works |Payment of salary to Outsource employees via ESCROW account 20 19.82 Completed 
ವ ಎ 3 Wi Work 
3 Davanagere Jagalur TP Other Works (Construction of individual toilets for 5,C and S 7 caiegory | 4 3 Completed 
| ed ; | TE p | Mp ಸ _ | g Work 
4 | Davanagere Jagalur TP Other Works |2017-18 Continuation of Work {Spi Over) 34,13 5.62 Completed 
- _ K J ಸ A SRN | Work 
5 Davanagere Jagalur TP Other Works Unde; 7.25%, Construction of individual toilets fo: OBC cat gory people 0.9 0.74 Completed 
A ್‌ ವ ೨ ನ R ನೆ ಸವ್‌ ; | y Work 
ke] Davanagere Jagatur TP. | her Works, Amoun ವಂ Under 3%. for development ಮಗ) ysically disabled people 1 1 Completed 
ಘನ KE y ೨೦47 0 Work 
7 Davanagere Jagalur iP, Other Works Reserved amount of spill over work for the year 2017-18 0 Completed 
— ನ್‌ ಈ KE 1 pr 
Tp Otpér Works |Reserved amount for outsource pk through escre 0 f 0 Work 
8 Davanagere jagalur ip 8 3 56 } | " Compicted 
9 Dava pS alur TP’ Othér Works |Purchase of PPE Kits Santarises anc micas 2 1.93 Work 
avenayere Jag 2 NS i 4 A Completed 
10 | Davanagere Jagalur TP Other Works Purchase of mask glouse gumboois and other safety equipments of pks 24 233 ಹ 
ka "1 H J; 
_ J TP: othe Works |Purchase of tvs excel § [0 0.74 ior 
14 Davanagere agalur | ier Wo [0 f Completed 
ile 
R ( A [Construction of CC Drain from 1st Ward NinganaGowda House to Batali Fr We Work 
2 ಗ ur 2 
12 Davanagere Jagalur TP Rಂads [Mani Shdsolse 3 64 Completed 
13. | Davanagere Jagalur TR Roads Construction of © C Road from 2nd ward Eshwar temple to Hatter Eshwarappa house 3 2.98 eo 
14 ಗavanagere | Jagalur TP ಗಂಡರ Construction of C C Road from Gopi House to Marenahaili f : 1.92 1.92 i 
pr ಮು 7p Roads Construciion oC, 7 roads Behind shadi Mahal laxmamma house to big drain pr Barikara 4 399 Work 
i5 | Davanagere A ನಷ 93 lrajanna house A Completed 
18. | Davanagere Jagalur TP ಔಂ೩ds Eonstructign o ೦೭ cc road from eshwar temple to kade hatter eshwarappa housei in wl ward 0 0 Works 
ಮ - ಬ i 2 ಗ ನ Completed 
17 Davanagere Jagalur TP ಔಂads Construction of cc road from gopi house 10 marenahall 1 "0 0 Work 
ಸ ) f Kui S ವ ತ Completed 
We, § ] 
18 Davanagere Jagyalur TP Sion Water Construction of C C drain from in 54th ward Uinesh house 10 main road 1 0.89 Work 
ky Orains j Completed 
" TN _ 4 
- : Stor ructio d. 8ರ dೆಟಂk ro eG rd Shar h ens yr 
18 | Davanagore Jegalur 1p: 180 m Water [Constr voli n of CC drain and duck fromin 15 n ward Sha ಎರೆವಗಗೂ cuse to Gensral 3 8 Work 
: Drains hostel : Completed 


HN Workwise Progress of SFC UNTIED 2018-19 Report ಸ i | 
1 ಸಪ Rs. in Lakhs K 
ಪಸಕ! ೫ Ee EN | 
NA I $ ' Estimate | Expenditure 
S.No District; Town Name ULB Type ಆರಂ Name Work Name Cost Cost Work Status k 
|. : Storr Water jConstruction of C C drain from in 12th ward Sudha teacher house to Korachara krishna ; Work 
20 | Davanagere Jagatur TP [ks ; ಲ ' 3 3 pe 
se Drains [house ಮ p ; Completed 
ಈ "] ಮ Re ಮ Mi _ | We AN 
ನ K ) £0, ಸ if We « 
21 Davanagére Jagatur Tp Storm Water Under 7.28%, Construction of C C Drain from Police teepu saab house to Mohammed 1.35 109 Work 4 
% Drains sharif house | Completed 
ಮಿ - + \— - ಮು ಗ ಕ ಎ ರ ಬ - NN 
EN; § Storm Water|x.. oN R p : \ ll es 4 Work 
22 .| Davanagere Jagalur TP Drains Consttuchon oc cc rain from ningan gowdru house to balaji i in 1st ward 0 0 | Completed 
pe ST fees - ಮ - ು ——್ಡಾ ಮ % A ಸ್‌ 7 ನ 
: L. TOTAL ; 86.3 57.05 i 
j i 
| " WN 
1 ( N - I } 
8 ‘CHIEF PRO} R 
- 8 - . Urban Poverty Ai nit 
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Workwise Progress of SFC UNTIED 2019-20 Report 


| Rs. in Lakhs 
sho District Town Name bod Sector Name | Work Name Fatima ಇ ನಸಗೀಗರೆಸಟೇe Work Status _ 
j ) ರ್‌ . R WN , § 1 Work : 
1 Davanagere Jagalur TP Other Works [Construction of toilet for handicaps in taluk office premisis 1.32 0.94 ‘Conip eted 
ಧ್‌ ದಾ ು - ಮ್‌ 
2 Davanagere Jagalur TP Other Works [Reserved amount of spill over work 16.55 16.55 Completed 
| 3 Davanagere Jagalur TP Other Works |Reserved amount of payment of pks to escrow account l 20 20 Come 
— - - - ಲ > 
4 Davanagere Jagalur TP Other Works {Construction of toilet fro handycaps at B£0 Office 1.33 | 0 Wor 
; _ . OO Completed 
Parks andೆ Work 
2 t k k. [ 4 
5 Davanagere Jagalur TP : Gardens Development of park at meka surya narayan layout 4 Completed 
[3 H ME § _ 
¥ Davanagere Jagatur TP Roads Construction of cc road from ranganatha badavane to dastgeer sab house 23 2.11 Cond 
7 ಇ T ನ 3 - 
7 Davanagere Jagalur TP ‘* Roads Construction of cc road from NMK school to mahantesh house 5.96 5.96 Comeied 
[ Davanagere Jagalur TP | Roads Construction of cc road and deck slab in 12th ward at gangambika badavane 1.54 1.22 Com ied 
9 Davanagere Jagalur TP jOther Works {Purchase fo dress materials and other materials for pks l 42 4.09 Work 
ಮ N 1 Completed 
{ 
10 Davanagere Jagalur TP Other Works {Development of remainig work of samudaya bhavana in old ak colony ; 2.08 1.9461 c ok d 
- _ _ 2 omplete 
0 § ರ | 7 
11 Davanagere Jagalur TP. Roads Construction of deck slab at shyamanna house | i 0.98 Work 
H » H Ne H Completed 
12 Davanagere Jagalur TP; Roads ‘|Construction of cc drian at sorajji nouse ” 2 1.72 Work 
ಸ್‌ p ಸಾ - —— Ll Completed 
13 Davanagere Jagatur Rಂaರs Construction of cc roadf rom gangamma house to thippeswamy house in 12th ward 2 2 Work 
NN k ಸ _ SN _ _ f | Completed, 
14 Davanagere Jagalur Roads {fConstruction of cc road from prakanna house to harijana erarnina house " 4.72 4.2 c ork d 
ಹ Ne ;. omplete 
15 Davanagere Jagalur TP ' \Other Works,| Subsidy to sc st beneficiaries for small scale business from bank 2 2.52 c Work d 
. SS _ _ ಸ omplete 
p "| [ R ” J 
18 Davanagere Jagalur TP :; Roads Construction of compound wall and gate to sc hostel 3 1.18 Work 
Na f . ) N N Completed 
.f TOTAL 74 69.4161 


CER 


Workwise Progress of SFC UNTIED 2020-21 Report 


I 
| 
I 
H 


. Rs. in Lakhs 
ey Rp ವಿ ವ — | 
NY Estimat E: iture 
S.No. District Town Name ಮ ಅಂಗಂ! Name Work Name i ಮ ಈ ಸ Work Status 
¥ RAEN - | WK ಭ್‌ 
; 1 p [) 
1 Davanagere Jagatur TP Other Works |Reserved amount for nera pavathi payment through ESCROW 2.36 2.36 Completed 
0 ನ ಲ 3 dl 
| Work 
2 Davanagere Jagyalur TP Other Works [Reserved amount of payment 0f pks to escrow account 8 8 Completed 
——— - - — fe — 
; R : l Construction of ce road from Sangarnbika bldsvare main road to dinesh house to Work 
sf 5.490 
3 Davanagere ತಟ 1 ನರರ hatter manthanna house in 12th ward 5.5 4 Completed 
7 § Work 
4 Davanagere Jagalur TP | Roads Constiction of cc road frem jp modin hose to chruch in 15th ward k 3.48 3,4492 Completed 
5 Davanagere Jagatur TP Other Works |Purchase of PPE Kits and sanitisers of Pks 0.95 0.95 Aor 
ಢ [ K \ | Completed 
ನ ವ ನಾ 
11 A . 
NN) Davanagere Jagalur TP Other Works |Purchase of mask glouse and gum shoes to Pks | 0.73 0.73 ; BA 
ಸ ಸ ಸ | L 
j» | 
7 Davanagere’ Jagalur TP | Other Works |Purchase of dress materials and safety equipments for pks p 1.05 0.39 Ph 
spc ಹ. ಕ 2 } 
8 Davanagere Jagalur TP Other Works |Purchase of dress materials for pks 1.16 0.52 WoT 
MK : Completed 
ಸ | -| 
9 Davanagere Jagalur TP ಹ Works [Purchase of ppe kits mask and sanitisers 0.84 0.84 Work 
| Completed 
i 7 > ನ AA ಸ ವ le 
} ; ls Storm Water jConstruction; of cc drain from benki veerbasappa house to pi mohan house i in 11th PN | Work 
W Davanagere A ly & , Drains ward JCR Badavane y 126 1 Completed 
11 Davanagere Jagalur TP g Rಂads Constructior of deck slab to dodda drainage at 11th ward. 19 1.8887 f ಹ d 
ಸ plete 
IE 
' L: TOTAL | 27.21 26.4497 


' 


Workwise Progress of SFC Drinking Water 2018-19 Report 


7 
ಗ ಸ 
Rs. in Lakhs f° 
— ಸಾಸ - } f 
PR | R | | Estimate | Expenditure ; fy 
S.No District Town Name| ULB Type: Sector Nome Work Name Cost Cost Work Status I 
i. Work 
1 Davanagere | Jagalur TP Water Supply . Digging of 08 boreweil in various places in Jagalur Town 15 14.29 Completed ನ 
; Wortkwise Progress of SFC Drinking Water 2019-20 Report ; 

1 Davanagere ( Jagalur TP Water Supply [Digging of borewell in'6 places in jagatur town 12 11.62 ee 
'  Workwise Progress of SFC Drinking Water 2020-21 Report 
4 Davanagere Jagalur TP Water Supply Installation of starter and phanel board to 25hp motar at pump House in 17th ward 1.5 1.49 i 
; kg : 
2 Davanagere | Jagalur Tp i Water Supply |Installation of MS Pipeline PVC pipeline and 2 IC valve from 2nd ward tank to 4 h 4 “Work: 4 

AE ) mahendra house _ Completed 

\ | 

ke \ ಇ | MH N 
k TOTAL 2.5 2.49 - 
(3 \ 
| ಲ i 
| CHIEF PR FICER 


Urban Po: 


y Aifaviat 


torate of Mi 


ation 


ianagement Unit 
atAdri 


y ' Workwise Progress of SFC Special Grants 2018-19 Réport . ಹಂ ನಿಫ 
| : i Rs. in Lakhs 
————— - - 
Ay S.No District Town Name ULB Type Sector Name Work Name Estimatg | Expenditure Work Status 
\ k | ; ‘ ,- Cost Cost F 
ml ) : ಯಿ s — - ಬ ಬಾ ಥ್‌ 
ಫೇ Other f R ' Work 
y 3 i Y £ R ಫಿ 7 
1 Davanagere Jagalur TP Works Construction of UGD and manual septic hole at devegowda ದಸರೆ ನಳಢಗತ 7 | Completed 
h CES SS RAE 
; Other Construction of paver blocks and grill work at both sidess of road from keb circle to ‘| Work 
2 Davanagere Jagalur TP ‘Works  |raghavendra hospital ” } ( : 50 494ರ | Completed 
_— y— ಫವಾದ - - ee _ — 4 - -; - 
) 1 Other Construction of paver blocks and grill work at both sidess of road from raghavendra p Work 
3 avenagere Jagatur TE Works hospital to donnehalli gate p } 1 10 ; Completed 
- ಸ md ಯ ಘ್‌ ಈ ಇ ನಾ ಜು - > ್‌ ಣಿ K 
k ; | Other Se P R A | § Work 
f ” 1 | fic: rk f I iy ಸ ್ಟ 
4 .| Davanagere Jagalu; TP Works Electrification work form IB circle to donnehaili gate {0 road divider ಸ 54 | 53.98 | completed 
SSS ಳಿ ಮ ke [i ೫ 1 
K f ip ವ ರ್‌ - : Y _್‌ 
l 5 Davanagere Jagatur TP Pe ‘Development of compound wall and ground in front of gurubhavan | 19 11.58 ! I 
3 s _ ee —— a k . T - -. 
$ - + 4 j 
ು af ion of divider lectrificati k i F 
6 Davanagere Jagalur 7p i! iRoads Construct ion of divider dambar road and etectrification work from KEB circle to :' 100 99.90 Work 
ಸ latuk office ‘ f 4 / Completed 
ಸ -— ನ {_ ME 
| Construction of divider damb fi i | | 5 
p ar road and electrification work from taluk office to i Work L 
Kk Uavanagere ಸತ್ತ್ರಪlಟ ly KE ಸಂತರ$ bidaraker road viabhav hotel i 199 100 Completed 
TOTAL 4 iJ 400 392.41 
; - _ 


; ಹ . _ IN _ | 
‘ K p > 
Workwise Progress of SFC Special Grants 2019-20 Report | 
k - . ಸ f 
ol , : - ! Rs. in Lakhs 
' Estimate | Expendit | 
(4 N *, 
; S.No District Toven Name ULB Type :|: Sector Name Work Name | Fie * Ne ure | Work Status K ; 
i [ ! H [| § [4 
la ಲ —. - — k ' 
' K Wi | } . | | - Work . 
| 1 Davanagere Jagalur | TP |: Street Lighting {Installation of mini high mast light a! ward ne 1 5 0 Completed ; k 
[ f ಸಾ h — ಗ್‌ N 
t | A 
2 Davanagere | Jagalur TP i Street Lighting [installation of mini high mast light at ward no 2 5 0 | Work - 
| K kK , - , Completed - 
‘ - - | : ; " Work ¥ 
3 Davanagere Jagalur TP, Street Lighting {lastallation of mini high mast light a1 ward no 3 ' : 5 0 | Completed ನ 
4 Cavanagere Jagalur Tp Street Lightin insta lation of mini high mast light at ward no 4 [7 [) | Work 
{at war R 
“ 9 . 3 gnting ; ' * Completed 
i : ? 
ಗ್‌ } rT & 
; ! KN . - AR Work 
5 De a Jagatur 4 TP i Street Lightin nstallation of mini high mas tight at ward nc & _ ; 5 - 
ಆ೪aಗa್ರೀre gatu t Lighting ion of m gh m 9 ward nc ' 0 Completed ' 
Ny "| 
6 | Davanagere Jagatur TP ; |: Street Lighting Jlnstallation of mini high mast ight a! ward no 3 | 5 [6 Work > f 
| - - Completed - 
_ ; RI k F 
‘ : . ‘t 
7 Davanagere Jagalur © TP | Streel Lighting [installation of mini high mast ight ai ward ne 7 K 5 [0] ' R Work § 
oF ' Completed § 
- - — ee : 
_ "“f H K KN H 
8 Davanagere Jagalur : TP Stree! Lighting |Instaflation of mini high mast light at ward no 7 1 5 0 Work KR 
; , § Completed ; 
[ y 7 - i 
9 Davanagere Jagalur TP Street Lighting Installation of mini high mast light at ward no 9. > 5 0 : ; Work , 
K K : Compteted { 
I SNS ಎ H 
10 Davanagere Jagalur TP ; 1 Street Lighting installation of mini high mast ight at ward nu 10 ) 5 ' 0 : Work KN 
k K - Completed By 
- ಎ ಮ ¥ _ i 
11 Davanagere | Jagalur ' TP Street Lighting installation of mini high mast light at ward no 11 0 : 5 ' 0 Work ; 
| _ _ Completed [4 
12 Davanagere Jayalur TP ‘| Street Lighting [installation of mini high mast lighi at ward no 12 » 5 0 | Work fy 
K Ny ; | | 1 -Completed | 
. RAN . : R 
13 Davanagere Jagalur ° TP ‘| Street Lighting [Installation of mini high mast ight at ward no 13 yr 5 0 - Work p 3 p 
- ” \ RN _ I : 1. 1 Completed , y 


Workwise Progress of SFC Special Grants 2019-20 Report 


ee ಮ 
; ಕ 4 1 Rs. in Lakhs | 
—— ಭಿ ~k ಮಾ 
| 
K £ [| {f i 
3.No District Town Name ULB Type Sector Name I Work Name H % re Sis | Work Status 
i EN URS 
y k K ಕ R p Work 
44 Davanagere Jagalur TP Street Lighting allation of mini high mast light at ward no 14 ‘ ಶಿ 0 (5 ; 
- k; : pa i Completed 
; ವ್‌ 
H % 4 Work 
ighti ietelloton of auni high mast light 0 | 
15 Davanagere Jagalur TP Street Lighting jlnstetaton of mini high mast light at ward no 15 5 |e | Comploted 
— +. A ವ ಸ ಈ | 4 
re i ini j Work 
18 Davanagere | Jagalur TP Street Lighting {installat on of mini high mast light at ward no 16 , | 5 0 | ರ 
J ; ‘pleted | 
; NS WM PY ; 
| p f 1 Work 
R 4 PR a 2 ಸ A p j 
17 Davanagere Jagalur Tp |. Street Lighting Insiallation of mini nigh mast light at ward no 17 p 5 0 | Completed 
Ig i ದ i - Kt | Work ! 
ಬ ನ k TS ; | Work 
18 Davanagere ಸ೩ಡur IP ನಟರ Lighting 1 of mini high mast light at ward no 18 [] 0 | Completed | 
i | ಫ ; ಸೆ A ; £ i Work 
19 Davanagere ಖಡ ur TP Street Lighting Iastaliation of mini high mast light near IB 25... 0 : “pleted 
ನ ” sr | 
A | ಮ ! Work 
20 | Davanagere Jagalur TP Street Lighting |Installaton of mini gh mast light al new bus stand 25 0 Coinpleted 
ಬ ಚ ಭು he ಜ್‌ 1 
5 | psd es | i pa | Work 
21 Davanagere Jagalur TP Street Lighting |instattation of mini high mast light near park at challakere road ; I pA) 0 | Cornpleted 
ಗಾನ SCE We 
a | ಣಿ | Work 
22 Davanagere Jagalur TP Street Lighting instal ation of mini high mast light near valmiki samudaya bhavan | 25 0 ; Completed 
- ಬು ಎ ಬ ಪಿ ಓಿ 1 ಬ 5] 
; i 
| | TOTAL 100 0 
| > ಮ Ae Rl 


Storate of Mudicipal Administration 
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Annexure: ಖೆ 


ro | _ Jagalur TP 


' Nagurothana(municipaliry- 3 Progress Report 
| A _ _ _ pi 
ರ 1 Rs. inLakhs | 
SN § ; ರ್‌ Estimate | Expendit | 
S.N ‘ ' - Work Name Sumate | Expenditure Work Status 
[ 2 ಮ R Cost Cost 
ನ್‌ ರ K A - ರಾ [S 1 7 
1 Construction of New building compound wall at Town Panchayat 16.00 17.31 Work Completed 
RE _. ; . . RES _ — 
2 {Construction of road divider and electrification ftom bidarkere road 10 Jainage 726 ta 786 | 13.75 0.00 Work Completed 
[A _ _— ಲ : f | 
| . A Wi 
3 Constuction of road divider and decuification from bidarkere rod t to jainago 787 to 801 4 6.25 0.00 i Work Completed 
K SN . ಮ ಮ . ಮ H | ಲ 
{Under SCP work. Construction of C.C road & drain ivorks of beside Police station Bypass road upto Davanagere Road at 9th ward, } 
on left one side box drain in Beedarakere rdud 10 Ashwathreddy Nagara at I lth ward, Parasappa housc upto Pandanna house & p | 
4 29.16 15.41 i Work Completed 
Siddappana house 10 Muatha school, Rear Bharathbhooshan hospital to Siddannana house at 13th ward, Kaatappa teacher house 10 ! j 
[agricultural department staff house : i i 
L ವ 1 - — —— - ——— - 
; Under TSP work, Construction of C.C road & drain work of Ballikatte Rudrappa house to Batheri (Fort) at 3rd ward, Construction 1 ೫ 7.53 Work ' 
 jof 20mtr Retaining wall in Old A.K colony community hall at 7th ward ” "೨3 ork Started 
T 
I _ _ _- Rs ವ 
Under General work, Construction of C.C road work on Geguddu Bhabannana house to Basaveshiwara Templc at Ist ward, k 
- 6 Consuruction of Drain work of FKalandar hone to Chalakere.koodu road at £th ward, Construction of deck & C.C road of near Girish H 92 y 
house to near Anwar ho ise, near lecture Subhash house at 10th ward, Construction of C.C toad & drain work of Omkareshwara ೨ 20.13 Work Completed 
Badavane near Gurukruya hotel Dattharaj house at 14th ward } 
_ _ § . k 
7 |Construiction of inema drain a gurubhaven N Oo | 15.00 0.00 © Work Seared 
N Under TSP work, Const-uetion of Saft type RCC OHT tank of capacity 2 Lakh Liter at behind of Ambedkar School & for OHT of 90 ಮ 
capacity 1 Lalch Jiter at Manjunath cclony & Yor OH7 of capacity I Lakh liter at As shwath Reddy Nagara 00 70.74 Work Staned 
l RE p _ SON A: 
PMC Charges RK ಸ SN , 1447 
1 1 205.00 145.99 


fare Mimigiworks Usb 18:02-1002 


ಮ wi. SWM DPR Civil works Status JAGALUR TP _ 
j ; 1 "Foe ; Hl } H ರಾ H | 
| N j | \ Estimsted | sali { \ Amount \ . ji 
$. | some { TotlNe. of Description of Works a5 per approved j Cos | Costin TEMS unt! , Tender Invited Last Dateof . putto j Bilt [Botanc | 
f Works ss per ; | (as per + : Sanction ,; Indent No. | [N Remarks paid ietobe 
No. Jef ULB{ / DPR F Lakhs as : in lakhs | Date receipt , teoderin | ' eto) 
| ! approved DPR | | DPR © pxDpn Obtined, | Me [amount! paid | 
[ENN 4 SS WRI [NN NTR 14 
i constuction of landfHl pit Yes 27-02-2020 {13-03-2020 ; 1450 completed 
; Consiniction of lescherte pond } Yes _ 27-02-2020; 13-03-2020 | 1460 completed 
Hf H Water supply sxiiirtiog { Nes ‘27-02-2020 13-03-2020 1 1675 7 completed 
! — f ದ್‌ ರ್‌ H T 
| | Workers rest room i | 27-02-2020 13-032020 : 1136 completed 
| H _ [R l N 
l [Control panel room an vari lichtiop | 27-02-2020 1393-2020 2354 completed 
ಲ Weigh bridge laren! r 2702200 {13032020 | 864 completed 
05 j ; ] 
7 | { ೮ : Machine sked | 20/OW/WORK INDENT906, 20-02-2020 | 02-03-2020 | completed 
; ; k ph F | 
| SRE [iW 1 N _ fl i RK _ 
31 3 | H Consuuction of intemal dam 7 | 20-07-2019: 30-07-2019 1 completed 
PA H 7 | H DMAI2019- % " - i pa 
9 Window compos: platform | 1082 |20/0W/WORK. INDENT103; 19-122020 29-12-2020 { 10820 }  Workunder progress 
1 ಮ l 1 NT i _ __ ‘ SA 
NT] : | K ” ; { After compliion of all civil i 
H H ‘: | 
10 ; oo Landscaping to SWM sire OO li works will be done 0} 1 } 
i i _ | 1 | Purchased through GeM, Paid - 
|. Vehicles 01 1 J tof? | ಟೆ ; j 
' ' | ಅಗಲ 01 i ಅಂಟಗಾಲ 01 2 ಗಟ Mpper K i under 1ath Fin GBG 2019-26 10.54 i 9 
gl ಮಾ 7 MARIS ್‌————— f 
2: | Plastic bailing Dacine! MR ; 24-09-2020 0 { purchased & completed 
F ; Machinaries 03 | R ರ್‌ MAROON. i " : 
13 ! I Roary scveoning machios _2INDENT106Ss k 24-09-2020 " WO issued 
Weighbridee ¥ 75 to be taken 
ECA 2 SSNS Work under brogréss 
[ H i 
PEWS 
Geethe nM. C ನ 


